To:  Rodriguez,  Mandi[Rodriguez. Mandi@epa.gov] 

Cc:  Williams,  Laura[williams. Iaura@epa.gov] 

From:  Sandoval,  Joni 

Sent:  Wed  7/15/2015  4:14:34  PM 

Subject:  RE:  Gold  King  Mine  - ERRS  TO  (#51)  Ceiling  Increase  Request  (Removal  Support) 


Yeah  David  thought  we  had  RS  money  if  we  had  to  use  it,  but  said  we  have  like  5 mil  in  RV.  He 
was  wondering  if  we’d  have  to  wait  for  reprogramming  or  whether  we  have  some  that  could  be 
utilized  as  RS  now.  Does  that  make  sense? 


From:  Rodriguez,  Mandi 
Sent:  Wednesday,  July  15,  2015  9:58  AM 
To:  Sandoval,  Joni 
Cc:  Wilbom,  Kendra 

Subject:  RE:  Gold  King  Mine  - ERRS  TO  (#51)  Ceiling  Increase  Request  (Removal  Support) 


Hi  Joni  it  looks  like  the  removal  support  funds  do  not  have  sufficient 
funds  based  on  expenditures  and  projections. 

I can  check  with  Laura  on  the  Removal  Budget  because  she  has  the 
detailed  spreadsheet  with  sites  and  etc.  Do  you  want  me  to  check 
with  her? 


Mandi  F.  Rodriguez 
Management  & Program  Analyst :) 

Support  Program 

Office  of  Ecosystems  Protection  & Remediation 
Region  VIII,  Denver  CO 
303-312-6697 
Fax  303-312-6071 

"We  can't  solve  problems  by  using  the  same  kind  of  thinking  we  used  when  we  created  them"  Albert 
Einstein 


From:  Sandoval,  Joni 
Sent:  Tuesday,  July  14,  2015  4:59  PM 
To:  Rodriguez,  Mandi 
Cc:  Wilbom,  Kendra 
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Subject:  FW:  Gold  King  Mine  - ERRS  TO  (#51)  Ceiling  Increase  Request  (Removal  Support) 


Hi  Mandi  - Do  we  have  removal  dollars  (RV)  that  have  an  appropriation  to  also  be  used  for  RS 
to  fund  the  200k  below  Steve  is  asking  for.  David  mentioned  we  are  really  low  on  RS  funding 
so  he  wanted  me  to  ck  w/you  first. 


From:  Way,  Steven 

Sent:  Wednesday,  July  08,  2015  3:07  PM 
To:  Sandoval,  Joni 

Subject:  Gold  King  Mine  - ERRS  TO  (#51)  Ceiling  Increase  Request  (Removal  Support) 


Joni  - Attached  is  my  IGCE  for  the  work  planned  this  season.  The  increase  request  is  for  an 
additional  $200K  to  combine  with  the  remaining  $189K  in  the  TO.  My  estimate  with 
contingency  is  $470  K.  This  funding  level  was  previously  agreed  to  by  David  and  Laura  this 
spring. 


Thanks, 

Steve 


Steven  Way 

Federal  On-Scene  Coordinator 
Emergency  Response  Unit 
US  EPA  - Region  8 
1595  Wynkoop  Street 
Denver,  CO  80202 

Office:  303-312-6723 
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